shall be deemed to preclude or render inoperative the service of any notice, letter or other communication upon the Contractor personally.
In witness whereof, the said.....................................................
party of the first part have hereunto set their hands and seals and the Contractor lias also hereunto set his hand and seal, and the party of the first part and Contractor have executed this agreement in duplicate, one part to remain with the party of the first part and one part to be delivered to the Contractor this............day of............in the year one thousand nine hundred and fourteen. Town oi......................by
..........................(Seal)
..........................(Seal)
BOARD OP SELECTMEN
..........................(Seal)
..........................  (Seal)
A TYPICAL FORM OF CONTRACTOR'S BOND
Know all men by these presents,
That we.......................................................as principal: and
..................................................................... as    surety,
are held and firmly bound unto the Town of..............in  tho sum of Five Thousand
Dollars  (S5UQO) lawful money of the United States of America, to be paid to tho Town of
..........or to its attorney, successors or assigns, for which payment, well and truly to lie
made, we bind ourselves, our successors and our several and respective heirs, executors and adm'nistrators, jointly and severally, firmly by these presents.
WHEREAS, the above bouuden.................................................
has made a contract with the Town of.............., bearing date the.........day of
..................1914, to furnish material and labor for, and in Rood, sufficient and workmanlike manner, construct sewers in the Town of............., together with all tho work
incidental thereto:
NOW, THEREFORE, the condition of this obligation is such that if the said princ-ipa! shall well and truly keep and perform all the .agreements, terms and comlition.s of mud contract on............part to be kept and performed, and shall also pay for all labor performed or furnished, and for all materials used, in the carrying out of said contract, then this obligation shall be void; otherwise it shall remain in full force and virtuo.
In witness whereof, the said.....................................of..............
...................has   hereto   set...................hand   and   seal   and   tho   said
.........................................of.....................................
has caused these presents to be executed by its duly authorized officers and its corporate sen!
to be hereto affixed this.........day of.........................1014.
.........................   (Seal)
CONTRACTOR. ..........................(Seal)
Signed and sealed in the presence of...............................................
TYPICAL GENERAL SPECIFICATIONS
It is the practice of the authors to print a descriptive head over each numbered clause in both the general and technical specifications prepared in their offices. Their purpose is indicated by a note at tho beginning of the Contract, stating that such headings in the pamphlet-containing the Information for Bidrlnvs. f!nnt.v!u-.t.- n.ml ftiw.ifip.vr.mns;